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1„ The following information -was excerpted | 1 from a document on vne 25X1 

reorganisation of freight and passenger traffic xn Berlin, drawn up at 
the Central Designs Bureau of the last German Railroads on 22 September 

1952 1 

a, Railroad installations available in the Berlin area are to be 
organized in such a way that freight trains dispatched to Berlin 
will be directed immediately to marshalins yards located on the 
Berlin Outer 1 Freight Ring* The following cons tract ion work is 
required in order to reach this goal: 

(1) The entire outer freight ring will have to be double-tracked*-*- 
Grades and curves on the Seddin^aidpark-V/iisterasrt. line 
section will have to be improved so that the heaviest freight 
trains can be pullod by one locomotive# It is estimated uhat 
this will cost 65 million eastmarkg 0 2 

( 2 ) A new line section is to be built between ’’ usterinark and Karen? 

■via Falkensee p Ilennigsdorf and 7irk anwerder in order to eliminate 
the detour via Oranienburg a This will shorten the northwestern 
sector of the outer freight rings The new lino section will be ,, 

U2 km long® It was estimated that it will cost 85 million eastnarks**' 

( 3 ) The Vhihlheide marshaling yard is to bo improved at an estimated 
cost of 200 million eastnarks^ 

b« * It is expected that truffle to Berlin particularly from west arid 

northwest Germany after the reunification of the country will increase 
to such an extent that the construction projects mentioned under la _ 
through c will not meet the requirements for smooth handling of freight 
traffic* The construction of additional nar dialling yards in the north 
and couth of tho city may thus become necessary o It is therefore oo be 
taken into consideration that land will be required for a northern and 
southern marshaling yard on the outer freight ring between Birkeuwercier 
and Karow and X.udwirsfe'Ho ^ 
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In, the future, ea street' pa sseripar traffic is v> ‘ v o . directed . via the ; 
Berlin elevated railroad, svstcn which is tc.be 1 \ proved in places. It 
is planned to construct an ‘tn/or'Tonnd • larthrp o' rbh railroad line between 
the • present forth railroad^? tat ion and ln!oalterl »al uiliof 'railroad piationj 
for loii distance traffic • Tm aw rri^driclir hrasso railroad station nidi 
be built at. the intersection of the east-west aiv' uprth-contl': routes 0 
.Const^ruction ': for patron: er traffic is to hi executed. in coneirufcti op 
c tapes, II and III which cover the periods tro- ■ 131 *(' to V)C'"' and 11*61 tc 
1966 respective!.} ** Construction projects required lor tic roor pant sat lorv 
of passenger a. id longdistance- traffic Include- 

Construct! :n Project 1st!: la ted fobt 

in hil l ion. 
Jastmark$ 


Double- track tndorpronnd Jine about 7 km tonq 
.'within the e: tr-; area 

Reconstruction of the ' Do ctuncjbr union railroad 
station, which is to become the future firth 
railroad station 

Construction 'of the ne v South railroad station 
adjacent tc the present ape' ntrnsse railroad station- 

Construction of a rail link between the.': apdob ur 
.Potsdam railroad line and the new :h?uth railroad., station. 

Construction of the Friedrichstra :se railroad j unction 

Conversion of • the Panic on and '■ ti- clc'bvr;; uarslxalinr.; . ' 
yards into ropalatinp station 

Convert ion. of the I evq >e 1 ‘ lo f hoars' cal it p /arc: lito cr. 
re;p:ilatinp station serving t ic fouth railroad station. 

.^traiphteninp of the railroad lino v >et -oen the hast 
railroad station and the I-ollevuc railroad station on 
the Pori in elevated railroad system . 3 66' 

Gonstructlan of electric installations and procurement 
of .electric locomotives reqbdred . for operations on the 
under pro us id: Xono ~ di stance .lino , ■ " 16 :; 



Total . . 

It is also expected tliart tiie ~oo and Cast railroad "v tat ions used ; or 
lonp— distance posse Ajor traffic “dll not.' ucot the increased traffic 
requirements which are expected to yrevail'. after' the; .reunification , 
pi lemanp. The construction of new pis^enper stations will thereiurc- 
hecxne necessary at the junction:;- baboon the . longdistance limbs -nc’ 
the Inner tail ..Circuit* f 

source learned I I 

i ' ‘ ' i 

I fc hat the completion of the lirhonwerdcr- unteriark railroad line 
section on the northwestern section of the Berlin kntor ircipht jlinq 
rfould further improve' ' traffic conditions in the ho -Tin area in 1963^; 

The Director General therefore suppocion in his loiter that preparations 
for the execution of this project, wore to be started in 1.9> . • 


o'jj J 
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3ri1 ^ the s oathern section, ; which extends fron 
1c frond orf to .jruoua u via }r o s c be ore n and .gahlow, ox 1 tlio Berlin 
■:>at3r Freight -Ung. has .boon double-tracked* Tlic ;ior(iring f "^hic.h 
itill be conpletsd in yctober l?52 arid which extends iron ha row 
to ~irkehwerder, has.' been .provided with a roadbed suitable Tor 
two traces * idwover , only one track is being laid in llio First 
construction stawo* .. . 


Garment. . The 1?$3 railroad 


ructi m project include#* 


a y . i no reinforcement cu on-.., single— track .kisterrsrk— .'ild.iark rail* 
road line and tie const ruction of a. second track*’ 

b« Construction of a doub le-track rail li nk between . 3oliW: ilduark 
and kichendorf/Seddin 0 1 ' | --r , s f- ' 

tills project J I 


3*- I | Coarnont * 'Hie karow^irkemvorder lino! section, has been under 
construction for three nontbs and was expected to . completed in 
October X9 p2 c In the first construction s tare ^onl - one track nil i 
be built* | | * Ok: seer i 

.• construction stage which envisages the extension >f the line frorn 
Birkenwerdor to ’‘.us ter mark was originally to be clone in Ipg}* 
demever. wor k on this stage is now to !>e started in 1 ??J2 ., | " | ’ 


L 


I fetuont* . infer nation on the i:. nr overrent of the uhlhoide,, 

marshaling yard which is to be the largest installation of its .. kind. 

in . jflat Tnriawr vjsr w. . -1 ~.U ’ A. 



s 




| Cera neat c 


i oriir 

x have be; 

6'. 1 

1 

C orient* 


Plans ior a reorganization of traiiic to and iron 
sen under consideration since tire early thtrtJ.es. 

Information n tire planned conotructiosi of an 


mcarrronna north-south railroad lino in :v#lin has also uqen reported 
by other sources* dowevor, t.*o realist ti m of thic urojeet would 
depend on a unified ad daisies tion of the city* J — I 


7, [ 


iGoraoentu This ini' or.aa Lion refers 
sxaie for t!ie hordrin:; Perl. in project. [ 


l.o ync. :;gcou< : construction 


] 


■Jr i finally, .the second construction sta,,a oi inis project was to 
;exccuted in 17;, 3 j however, it a p nears possible t; sat work on this 
project will, le started irs this year after the completion of the 
gd rT '’"~ '* ^ lino : .v,iicn ;?as orsactod in )cto’ or TPdp. 'CD 
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